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RELAY SATELL, ITE SGUEDULTE 
Ls comanthinenenecahepunmenanta bctoem haa wets hoveanaeen spud 
Coordination meetings were held at Headquarters on 7 
jhand 24 May 1970 with Colonel Richard Dénnen, USAF, SAMBO! 
Program Manager and his staff for Qne of (he 


primary itema discussed was the FO] Relay Satellite cchedul 
Agtrement wag reached on all issues and the 
personnel indicated that the four year schedule a realistic atid 
achievable, Se their view the tightest item in the schedule js 
delivery of the RE equipment for the Oualification Text prograra, 
The schedule requires delivery of the KF hardware 18 months 
after start of acquisition, This appears to be a reasonable require 
ment, 


cy 


| An area of question was raised at the 18 March 1970 
briefing ofthe Fubini Panel on Prog ram 314. The question 
concerned the phasing of the USAF tec hnology propramys 
ne equipment), The panel seemed to feel they shoutlel 
move foster. Allofthose programa are un derway now and ahould 
prowide adequate data prier to Systems: aceniisition in September 


AQTL. The panel sacemed to feel the ax quisition schedule was 


Md atiifnetory and Colonel Dennen atated that he felf the plan war 
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' Table 1 aummarines the key dates and Attachment | 
inc aten the Imaging Satellite, Relay Satellite and Process sing 


Fact on achedules through 10¢. 
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29 tone 1970 


November 1976 


Nov/Dec 1970 
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| Janaary 1971 
May 1971 
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